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A. NEW PRODUCT DEVELO PMENT A CTIVITIES 

BI-3. CustomR x CUSTOM LABIAL APPLIANCE SYSTEM (Project 853-E HR Ghalambor / Eric 
Chapoulaud) 

b. 3D Digitizing (Eric Chapoulaud) 

1) Accomplishments / Status 

EI Specified and built Reference sphere for view-melting protocol. Defined a Standard 

sphere with grooves for calibration check. 
0 Calibration of the Scanner using these elements. The scanner can be aligned and 

calibrated within 10 microns, insuring very accurate view-melting. 

2) Goals For January 

□ Calibration Protocol: implement the automatic view-melting method in the Calibration 
program (Background task). 

□ Calibrate the second sensor. 

□ Develop interfacing program allowing set-up of the scanning procedure using the global 
sensor and user defined views. 

3) Major Project Milestones 

® Bite registration manufacturing: February 1996. 

DHL BOND TOUGHNESS IMPACT TESTER (Project 959; Craig Andreiko / Eric Chapoulaud) 

a. Accomplishments / Status 

0 No test done this month. 

b. Goals For January 

□ No Test to be done 

c. Major Project Milestones 

® No major milestones. 
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